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ENGINEERING STUDY 
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NAME OF MAJOR COMPONENT 
Qu198 & Qa207 Kit Aseems. 


TITLE OF gee : 


PART OR LOWEST SUBASSEMBLY 


PART NO. & MODEL OR TYPE 
Handle Assembly 


raargoey oxygen Release Assembly - Automatic & Yamal 
. NATURE OF PROPOSAL! 


: . Furst: new’ handle assenbly ay fonts) with rhaten type fastener tor attaching, : 
Refs: Firewall: ar 


ecg econ rE 


oe 


Service: Bulletin Noe be: 


ESTIMATED “Cost AND TIME INVOLVED ¢ le 
ADDITIONAL’ FUNDING: REQUIRED : /STATINTL 


INTER- WEIGHT OR 
CHANGE- WEIGHT & 
ABICITY BALANCE: 


& 
"EST. MANTARS. REQ’D. TO ACCOMPLISH CHANGE IN FIELD. 1 hrs = BOR eb 8 aoa taes Oe 
“SOURCE OF PARTS FOR KIT = .- ‘4 * AVAILABILITY _&4 -_- WEEKS AFTER APPROVAL 
Ce cr } _ 7 . 
‘DISPOSITION. OF SPARES AFFECTED Fog eee ari Oe ar aie a Baal 
“sop” ae : | ILLEGIB 


Dists APPROVED : : - WSPO 


" {TIATED BY ; 
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DESCRIPTION OF CHANGE (cont. ) 


Apply D.C. and A.C. Power to the equipment. 
Operate the p-2 Platform . 
Testing the Adjustment of the Pressure Switch. 


Observe the altitude on the GH-222 Test Altimeter when the A.C. 
Motor starts to operate. 


662 The Altitude should be 15. 5M‘ 500 feet. ig . 
6.3 if the AvC. Motor does not start within the afthtude tolerance of 
-.  %& 500 feet--- ata onda the #2 microswit the desired operation 
ota obtained. 2S ae 
: 6.4 teen the kriob of the GH- 222- 13 Ve 
Sees attempting to. determine. startt : 
"7 Et the knob ts turned too raz 
“ }will be obtained. 
. NOTE: st areas where a wind 
Wind 
6.5 
6.6 
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Re-identification of the Absolute Pressure Switch. 


The new number (is) 4152B-31-16-A 
The old number(was) 4152B-31-16 


Add the -A to the part number 4152B-31-16 on the Nameplate 
by metal stamping. The Nameplate is on the Mounting Strap. 
Remove the Pressure Switch from it's mounting strap before 
stamping the Nameplate in order to prevent internal damage to 
the pressure switch. 


Also add -A by rubber stamp to the rubber stamped part number 
on the Pressure Switch itself. 


3 
Spare 4152B-31-16 Absolute Pressure Switches are to be returned 
to the Contractor for rework and re-identification as 4152B-31-16A 
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,y - DESCRIPTION OF CHANGE (cont. ) 
9. Summary of Operational Altitudes for the Pressure Switch 
Switch Pressure Switch Pressure Switch Lowest | 
Section Ground Check Flight Altitude Operational 
Altitude Actuation Altitude 
without 
Oe ne ae wee Se a , .. ” Switch Hunting 
#2 Section 15.5 Mt 500 19M t 500, es 


After Adjustment 


#1 Section - - Base t 500 Base +5M — Base+ 6M — 
(DO.NOT DISTURB) | as: 
#1 Microswitch _ 
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